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12 

ACTION ARA-10 

INFO OCT-01 ISO-OO EB-07 /018W 

055232 

R 171938Z MAR 76 
FM AMEMBASSY CARACAS 
TO SECSTATE WASHDC 2409 
USDOC WASHDC 

UNCLAS CARACAS 3059 

E.O. 11652: N/A 
TAGS: BEXP, VE 

SUB J : MAJOR PROJECTS: CARACAS SUBWAY 

1 . THE MINISTRY OF PUBLIC WORKS HAS OPENED PREQUALIFICATION 
PROCEEDINGS FOR DOMESTIC AND FOREIGN COMPANIES INTERESTED IN 
BIDDING ON THE CONSTRUCTION OF THE LA HOY ADA-CHACAITO STRETCH 
OF THE CARACAS SUBWAY. THE BID WILL BE BROKEN DOWN INTO THREE 
SUB-PROJECTS AS DESCRIBED BELOW. PREQUALIFICATION DOCUMENTATION 
MUST BE PRESENTED AT 10 AM. OF MAY 19, 1976, AT THE LIBRARY 

OF THE MINISTRY, LOCATED IN THE MEZZANINE OF EDIFICIO CAMEJO, 
ESQUINA DE CAMEJO, CARACAS. VENEZUELA PARTICIPATION IS REQUIRED. 

2. BID L-76-OMC-1 SECTION SC-001: CIVIL WORKS FOR THE STRETCH 
CORNER OF PERIDO-MUSEO DE BELLAS ARTES, CONSISTING OF 1,542 
METERS OF STRUCTURE WHICH FORM UNDERGROUND STATIONS AND 1,070 
METERS OF TWIN TUNNELS. CARABOBO STATION WILL BE 181.4 METERS 
LONG, WITH CENTRAL PLATFORM AND UNDERGROUND MEZZANINE; MORELOS 
STATION TO BE 181.1 METERS LONG WITH SAME GENERAL DESIGN. 

TUNNELS ARE TO BE 5. 10 METERS IN DIAMETER, DUG THROUGH SOFT 

SOIL, REINFORCED BY PREFABRICATED CONCRETE SECTIONS. 

FURTHERMORE, 109 METERS OF OPEN TRENCH "TRANSITION'' 

STRUCTURE IS REQUIRED, AS WELL AS TWO TUNNEL VENTILATION 
STRUCTURES. THE TENDER INCLUDES ARCHITECTURAL FINISH, 

ILLUMINATION, AND CERTAIN ELECTRICAL AND MECHANICAL INSTALLAT- 
IONS IN THE TWO STATIONS. 

WORK SCOPE IS AS FOLLOWS: 

UNCLASSIFIED 

UNCLASSIFIED 
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A) EXCAVATION 165,000 CUBIC METERS 
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B) COMPACTED FILL 30,000 CUBIC METERS 

C) TRANSPORT OF EXCESS DIRT 2,700,000 CUBIC METER/KILOMETERS 

D) CONCRETE STRUCTERS 34,000 CUBIC METERS 

E) REINFORCING STEEL 6,600 METRIC TONS 

F) CAST WALLS OF 1 METER THICKNESS 6,400 LINEAR METERS 

G) TWIN TUNNELS 2, 106 LINEAR METERS 

3. BID NO. L-76-OMC-2 SECTION SC-002: VIVIL WORKS FOR THE STRETCH 
MUSEO DE BELLAS ARTES-PLAZA VENEZUELA, CONSISTING OF 160 METER 
LONG SANTA ROSA UNDERGROUND STATION WITH LATERAL PLATFORMS 
SEMIUNDERGROUND MEZZANINE; PLAZA VENEZUELA STATION, 180 
METERS LONG WITH LATERAL PLATFORM AND UNDERGROUND MEZZANINE; 
200 METERS OF STRUCTURE CONSISTING OF TWO SETS OF CONCRETER- 
MODULES (FOR CUT AND FILL INSTALLATION) MEASURING 5.75 X 5.50 
METERS; 1,360 METERS OF TWO SETS OF CONCRETE MODULES (FOR CUT 
AND F ILL INSTALLATION) MEASURING 6.10 X 10.30 METERS; 

TWO VENTILATION STRUCTURES. THE BID INCLUDES ARCHITECTURAL 
FINISH, ILLUMINATION, AND CERTAIN ELECTRICAL AND MECHANICAL 
INSTALLATIONS. 

WORK SCOPE IS AS FOLLOWS: 

A) OPEN TRENCH EXCAVATION 330,000 CUBIC METERS 

B) COMPACTED FILL 100,000 CUBIC METERS 

C) TRANSPORT OF EXCESS DIRT 4,600,000 CUBIC METERS/KM 

D) CONCRETE STRUCTURES 70,000 CUBIC METERS 

E) REINFORCING STEEL 5,200 METRIC TONS 

F) CAST WALL 2,500 METERS 

4. BID NO. L-76-OMC-3 SECTION SC-003: CIVIL WORKS FOR THE 
STRETCH PLAZA VENEZUELA-CHACAITO, CONSISTING OF THE 178 METER 
SABANA GRANDE STATION, WITH LATERAL PLATFORMS AND UNGERGROUND 
MEZZANINE; 204 METER LONG CHACAITO STATION WITH LATERAL PLAT- 
FORMS AND UNDERGROUND MEZZANINE; 1,198 METERS OF TWO SETS 

OF CONCRETE MODULES MEASURING 6.10 X 10.30 
METERS, AND THREE VENTILATION STRUCTURES. THE BID ALSO 
INCLUDES ARCHITECTURAL FINISH, ILLUMINATION, AND CERTAIN 
ELECTRICAL AND MECHANICAL INSTALLATIONS. 

WORK SCOPE IS AS FOLLOWS: 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 03 CARACA 03059 172219Z 

A) EXCAVATION 3 1 2,000 CUBIC METERS 

B) COMPACTED DIRT 1 12,000 CUBIC METERS 

C) TRANSPORT OF EXCESS DIRT 4,000,000 CUBIC METERS/KM 

D) CONCRETE STRUCTURES 57,000 CUBIC METERS 

E) REINFORCING STEEL 6,800 METRIC TONS 

F) CAST WALL 9,000 METERS 

5. ADDITIONAL DETAILS CAN BE OBTAINED FROM OFICINA DE PROYEC- 
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TOS Y OBRAS DEL METRO DE CARACAS DEL MINISTERIO DE OBRAS 
PUBLICAS, EDIFJCIO CAMEJO, 5TH FLOOR, ESQUINA DE CAMEJO, CARACAS. 

6. FOREIGN FIRMS AND CONSORTIA MUST PRESENT THE FOLLOWING 
DOCUMENTATION: 

A) LETTER SIGNED BY AN OFFICER OF THE FIRM INDICATING FIRM'S 
INTEREST IN SUBMITTING PROPOSALS. 

B ) NORTARIZED COPIES OF THE CONSTITUTION AND BY-LAWS OF THE FIRM. 

C) NOTARIZED COCUMENT NAMING THE PERSON OR PERSONS AUTHORIZED 
TO CONTRACT FOR THE FIRM, OR LEGALIZED POWER OF ATTORNEY. 

D) NOTARIZED BALANCE SHEET FOR MOST RECENT FISCAL YEAR. 

E) PROFIT AND LOSS STATEMENT, INDICATING DEBTORS, CREDITORS, 

FIXED ASSETS, INVESTMENTS, SHARES OR HOLDINGS IN OTHER COMPANIES, 
PROFITS AND LOSSES. 

F) FINANCIAL AND COMMERCIAL REFERENCES. 

G) LIST OF TECHNICAL PERSONNEL, DETAILING THEIR SPECIALITIES. 

H) LIST OF PRINCIPAL SIMILAR PRIVATE OR PUBLIC WORKS EXECUTED, 
BEING EXECUTED OR CONTRACTED, INDICATING PERCENTAGE OR COM- 
PLETION. 

I) DOCUMENTS WHICH CREDIT THE COMPANY WITH SATISFACTORY COM 
PLETION OF PROJECTS OF SIMILAR MAGNITUDE, WITH DESCRIPTION 

OF THE PROJECTS AND WITH INDICATION OF THE DEGREE OF FIRM'S 
RESPONSIBILITY. 

J) VENEZUELAN TAX SOLVENCY STATEMENT ISSUED BY THE MINISTRY 
OF FINANCE. 

K) ANY OTHER INFORMATION WHICH THE COMPANY DEEMS OF INTEREST. 

7. CONSORTIA MUST ADD THE FOLLOWING DOCUMENTS: 

A) NOMINATION OF THE FIRM WHICH WILL ASSUME PRIME RESPONSIBILITY 
FOR THE CONSORTIUM. 

B) DOCUMENTS LISTED IN 6(A)-(K) FOR EACH CONSORTIUM MEMBER. 

C) DOCUMENT WHICH ESTABLISHES THE JOINT RESPONSIBILITY OF THE 
UNCLASSIFIED 
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COMPANIES FORMING THE CONSORTIUM. 

8. ALL DOCUMENTS MUST BE IN SPANISH AND MUST BE NOTARIZED BY 
VENEZUELAN CONSULAR OFFICERS. 

9. THE PARTICIPATION BY VENEZUELANS OR VENEZUELANS FIRMS 
IS REQUIRED. FOR THE PURPOSE, THE FOLLOWING WILL BE TAKEN 
INTO ACCOUNT DURING 

THE PREQULAIFIC ATION : 

A) CURRICULUM VITAE OF VENEZUELAN PERSONNEL. 

B) PROFESSIONALS ACCREDITED BY THE VENEZUELAN COLLEGE OF 
ENGINEERS. 

C) PARTICIPATING BY VENEZUELAN FIRMS IN CONSORTIA MUST BE 
REFLECTED IN DOCUMENTS REQUIRED UNDER PARA 6 ABOVE WHICH 
QUNTIFIES VENEZUELAN PARTICIPATION. 
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